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500 Griswold, Suite 2200 
Detroit, Ml 48226 


MINUTES OF THE DETROIT BROWNFIELD 
REDEVELOPMENT AUTHORITY REGULAR MEETING 
WEDNESDAY, AUGUST 14, 2019 
DETROIT ECONOMIC GROWTH CORPORATION 
500 GRISWOLD SUITE 2200 DETROIT, Ml - 4:00 PM 

CALL TO ORDER 

Chair Matthew Walters called the meeting to order at 4:08 PM. 

GENERAL 

Approval of Minutes: 

Mr. Walters called for a motion approving the minutes of July 24, 2019 as presented. The Board took the 
following action: 

On a motion by Ms. DeSantis, seconded by Mr. George, DBRA Resolution Code 19-08-02-260 was 
unanimously approved. 

Treasurer’s Report 

Ms. Brinson presented the June 2019 Treasurer’s report. 

Ms. DeSantis asked for more information on the receipts from the State of Michigan and City of Detroit 
received by the DBRA. Ms. Kanalos stated that they are funds received for the FCA project. 

Mr. Walters called for a motion accepting the June 2019 Treasurer’s Report as presented. The Board took 
the following action: 

On a motion by Mr. George, seconded by Ms. Washington, DBRA Resolution Code 19-08-03-188 
was unanimously approved. 

PROJECTS 

Petit Bateau Brownfield Redevelopment Plan 

Mr. Vosburg presented the Petit Bateau Brownfield Redevelopment Plan to the DBRA Board. 

Project Introduction 

Petit Bateau LLC is the project developer (the “Developer”) for the Plan which entails the construction of a 
five-story mixed-use building, a four-story mixed-use building, and approximately twenty residential 
townhomes, with 3,200 square feet of commercial space along with associated site improvements. The 
project will develop one of the last development sites in Midtown and the Historic Art Center neighborhood. 
The Property (defined below) was historically occupied by residential, multi-family apartments, a church 
and an auto repair shop. The Property is currently vacant. 

The total investment is estimated to be $23 million. The Developer is requesting $2,279,193.00 in TIF 
reimbursement. 











There will be 100 temporary construction jobs and 2 FTE job. The 2 FTE jobs will be related to property 
management. 


Property Subject to the Plan 

The eligible property (the “Property”) will consist of seven (7) parcels bounded by Beaubien Street, 
Frederick Street, St. Antoine Street and the alleyway, in Detroit’s Historic Art Center neighborhood near 
Midtown. 

Basis of Eligibility 

The Property is considered “eligible property” as defined by Act 381, Section 2 because (a) the Property 
was is currently utilized for a commercial, industrial, public, or residential purpose; (b) it is located within 
the City of Detroit, a qualified local governmental unit under Act 381; and (c) the Property was determined 
to be a “facility” as defined by Act 381. 511 Frederick is adjacent and contiguous to parcels that are 
considered “eligible property”. 

Eligible Activities and Projected Costs 

The “eligible activities” that are intended to be carried out at the Property are considered “eligible activities” 
as defined by Sec 2 of Act 381, because they include baseline environmental assessment activities, 
demolition, lead and asbestos abatement, department specific activities, site preparation, infrastructure 
improvements, and preparation and implementation of a brownfield plan and 381 work plan. The eligible 
activities and budgeted costs are intended as part of the development of the Property and will be financed 
solely by the Developer. The Authority is not responsible for any costs of eligible activities and will incur no 
debt. The eligible activities are estimated to commence within 18 months of approval of the Plan and be 
completed within 3 years. 

Tax Increment Financing (TIF) Capture 

The Developer desires to be reimbursed for the costs of eligible activities. Tax increment revenue generated 
by the Property will be captured by the DBRA and used to reimburse the cost of the eligible activities 
completed on the Property after approval of this Plan pursuant to the terms of a Reimbursement Agreement 
with the DBRA. 


COSTS TO BE REIMBURSED WITH TIF 


1. Baseline Environmental Assessment Activities 

$10,000.00 

2. Due Care Activities 

$200,000.00 

3. Demolition 

$2,620.00 

4. Lead and Asbestos Abatement 

$2,500.00 

5. Infrastructure Improvements 

$1,680,700.00 

6. Site Preparation 

$60,000.00 

7. Brownfield Plan & Work Plan Preparation 

$30,000.00 

8. Contingency (15%) 

$293,373.00 

Total Reimbursement to Developer 

$2,279,193.00 

9. Authority Administrative Costs 

$474,063.00 

10. State Brownfield Redevelopment Fund 

$163,677.00 

11. Local Brownfield Revolving Fund 

$773,795.00 

TOTAL Estimated Costs 

$3,690,728.00 


The actual cost of those eligible activities encompassed by this Plan that will qualify for reimbursement from 
tax increment revenues of the DBRA from the Property shall be governed by the terms of the 
Reimbursement Agreement. 

Other Incentives 

The Developer is seeking additional incentives, which will include local and/or state approval of a 
Neighborhood Enterprise Zone PA 147 Tax Abatement. 

DBRA-CAC Letter of Recommendation 






The DBRA-CAC recommended approval of the Plan at the July 24, 2019 CAC meeting. Attached is the 
DBRA-CAC’s letter of recommendation for the DBRA Board’s consideration. 

Public Comments 

The DBRA public hearing for the Plan was held on Thursday, August 1, 2019 at 5:30 pm at the Charles H. 
Wright Museum of African American History located at 315 E Warren Ave, Detroit, Michigan. The results of 
the DBRA public hearing are attached. 

Attached for the Board’s review and approval was a resolution approving the Petit Bateau Brownfield 
Redevelopment Plan and its submittal to Detroit City Council. 

Mr. Walters called for a motion approving the Petit Bateau Brownfield Redevelopment Plan and its submittal 
to City Council, as presented. The Board took the following action: 

On a motion by Ms. McClain, seconded by Ms. DeSantis, DBRA Resolution Code 19-07-272-02 
was unanimously approved. 

Industrial Land Assembly Project: Acquisition of Additional Parcels 

Ms. Bridges presented the Industrial Land Assembly: Acquisition of Additional Parcels to the DBRA Board. 
Project Introduction 

As the Board is aware, FCA US LLC (“ FCA ”), the City of Detroit Brownfield Redevelopment Authority 
(“DBRA”) and the City of Detroit (the “City”) are parties to that certain development agreement relating to 
the following investment proposed by FCA in the city of Detroit (the “ Project ”): 

• Construct a new assembly plant at the site of its current Mack Engine Plant located at Mack and 
St. Jean, with an estimated investment of $1.6 billion and creation of approximately 3,850 net new 
full-time jobs; and 

• Invest approximately $900 million at its Jefferson North Assembly Plant, located at Jefferson and 
St. Jean, creating approximately 1,100 net new full-time jobs. 

In connection with the Project, FCA requires additional parcels of land to provide adequate employee 
parking at a leased facility in the 1-94 Industrial Park, to be owned by Crown Enterprises (“Crown”). DBRA 
staff have identified thirteen (13) parcels of land identified on Exhibit A attached hereto located within the 
1-94 Industrial Park which are currently owned by the City and the Detroit Land Bank Authority (“ DLBA ”). 
Upon the DBRA's acquisition of the parcels of land from the City and DLBA, the DBRA will transfer the 
parcels to Crown. Upon such transfer, Crown will provide the City with a credit against any purchase price 
to be paid by the City to Crown for the sale of land in connection with the Project. Thereafter, Crown will 
lease these parcels of land to FCA, allowing FCA to provide employee parking. The transaction 
contemplated herein shall be subject to the approval of the Detroit City Council. 

DBRA staff is seeking this Board’s approval authorizing DBRA staff to (i) enter into an agreement or 
amendment with the City and DLBA for the acquisition of parcels identified in Exhibit A; and (ii) enter into 
an agreement or amendment with Crown or FCA for the transfer of such parcels. A resolution approving 
the transaction contemplated herein was attached for the Board’s consideration. 

Mr. Scott asked if Crown is leasing the parking to FCA. Ms. Bridges confirmed that Crown is leasing the 
parking to FCA and Crown will own the property. 

Mr. Scott asked if the DBRA considered purchasing the property from Crown. Ms. Bridges stated that 
purchasing the property from Crown was considered and that there would be a credit given to the DBRA 
by Crown against the purchase price should the DBRA purchase the property from Crown. 




Ms. DeSantis asked if Crown is receiving land in the land swap and also continuing to receive revenue 
through the lease with FCA for parking on the property. Ms. Navin stated that Crown has an agreement 
with FCA to lease the property to FCA for parking. 

Mr. Walters called for a motion approving the Industrial Land Assembly Project: Acquisition of Additional 
Parcels, as presented. The Board took the following action: 

On a motion by Ms. Washington, seconded by Mr. Scott, DBRA Resolution Code 19-08-262-26 
was approved. Ms. Wilkins abstained. 

Amended and Restated Book Cadillac Hotel Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Amended and Restated Book Cadillac Hotel 
Brownfield Plan to the DBRA Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Book Cadillac Hotel is a Plan approved by Council on November 18, 2005. The project, developed by 
Cadillac Development, LLC, proposed the redevelopment of three parcels located in downtown Detroit. 
The project has been completed and the purposes for which the Plan was established have been 
accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council to abolish the plan as 
a result. 

It is the opinion of DBRA staff that the Amended and Restated Book Cadillac Hotel Plan should be abolished 
due to the fact that the project described in the Plan has been completed and the purposes for which the 
Plan was established have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice 
via certified mail to the developer no less than 30 days before the date City Council is scheduled to abolish 
the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Cadillac Residences Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Cadillac Residences Brownfield Plan to the DBRA 
Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Cadillac Residences is a Plan approved by Council on November 18, 2005. The project, developed by 
Cadillac Residences, Limited, proposed the redevelopment of one parcel located at 1114 Washington 
Boulevard in downtown Detroit. The project has been completed and the purposes for which the Plan was 
established have been accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council 
to abolish the plan as a result. 

It is the opinion of DBRA staff that the Cadillac Residences Plan should be abolished due to the fact that 
the project described in the Plan has been completed and the purposes for which the Plan was established 
have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to 
the developer no less than 30 days before the date City Council is scheduled to abolish the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Chalmers Square Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Chalmers Square Brownfield Plan to the DBRA 
Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Chalmers Square is a Plan approved by Council on July 14, 2009. The project, developed by Shelborne 
Development dba Chalmers Square LDHA, LP proposed the redevelopment of three parcels located in the 
Jefferson Chalmers neighborhood of Detroit. The project has been completed and the purposes for which 
the Plan was established have been accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, 
allows City Council to abolish the plan as a result. 

It is the opinion of DBRA staff that the Chalmers Square Plan should be abolished due to the fact that the 
project described in the Plan has been completed and the purposes for which the Plan was established 
have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to 
the developer no less than 30 days before the date City Council is scheduled to abolish the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Hartz Building Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Hartz Building Brownfield Plan to the DBRA 
Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Hartz Building is a Plan approved by Council on October 23, 2002. The project, developed by 1529 
Broadway, L.L.C., proposed the redevelopment of one parcel located at 1529 Broadway in downtown 
Detroit. The project has been completed and the purposes for which the Plan was established have been 
accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council to abolish the plan as 
a result. 

It is the opinion of DBRA staff that the Hartz Building Plan should be abolished due to the fact that the 
project described in the Plan has been completed and the purposes for which the Plan was established 
have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to 
the developer no less than 30 days before the date City Council is scheduled to abolish the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

lodent Building Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the lodent Building Brownfield Plan to the DBRA 
Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

lodent Buliding is a Plan approved by Council on July 17, 2002. The project, developed by Harrington 
Properties, Inc., proposed the redevelopment of one parcel located at 2233 Park Avenue in downtown 
Detroit. The project has been completed and the purposes for which the Plan was established have been 
accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council to abolish the plan as 
a result. 

It is the opinion of DBRA staff that the lodent Building Plan should be abolished due to the fact that the 
project described in the Plan has been completed and the purposes for which the Plan was established 
have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to 
the developer no less than 30 days before the date City Council is scheduled to abolish the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 

1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Kennedy Square Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Kennedy Square Brownfield Plan to the DBRA 
Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Kennedy Square is a Plan approved by Council on March 23, 2005. The project, developed by Redico 
Management, Inc., proposed the redevelopment of one parcel located at 731 Woodward Avenue in 
downtown Detroit. The project has been completed and the purposes for which the Plan was established 
have been accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council to abolish 
the plan as a result. 

It is the opinion of DBRA staff that the Kennedy Square Plan should be abolished due to the fact that the 
project described in the Plan has been completed and the purposes for which the Plan was established 
have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to 
the developer no less than 30 days before the date City Council is scheduled to abolish the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Later Building Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Lafer Building Brownfield Plan to the DBRA 
Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Lafer Building is a Plan approved by Council on March 23, 2005. The project, developed by Milestone 
Realty Services, Inc., proposed the redevelopment of one parcel located at 1323-1325 Broadway in 
downtown Detroit. The project has been completed and the purposes for which the Plan was established 
have been accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council to abolish 
the plan as a result. 

It is the opinion of DBRA staff that the Lafer Building Plan should be abolished due to the fact that the 
project described in the Plan has been completed and the purposes for which the Plan was established 
have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to 
the developer no less than 30 days before the date City Council is scheduled to abolish the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 




2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Lombardo Heritage L.L.C. Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Lombardo Heritage L.L.C. Brownfield Plan to the 
DBRA Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Lombardo Heritage L.L.C. is a Plan approved by Council on November 30, 2001. The project, developed 
by Lombardo Heritage L.L.C. proposed the redevelopment of approximately 10.6 acres of property located 
on the south side of East Jefferson Avenue between Newport and Drexel in the Jefferson Chalmers 
neighborhood of Detroit. The project has been completed and the purposes for which the Plan was 
established have been accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council 
to abolish the plan as a result. 

It is the opinion of DBRA staff that the Lombardo Heritage L.L.C. Plan should be abolished due to the fact 
that the project described in the Plan has been completed and the purposes for which the Plan was 
established have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via 
certified mail to the developer no less than 30 days before the date City Council is scheduled to abolish the 
Plan. 


A resolution recommending the following actions for the Plan is attached for your review and approval: 




1 . 


Recommendation to abolish the Plan to City Council. 


2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Michigan Opera Theatre Brownfield Plan: Recommend Abolishment 

Ms. Capler presented the recommendation to abolish the Michigan Opera Theatre Brownfield Plan to the 
DBRA Board. 

Section 14(8)(a) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(a) The governing body may abolish a brownfield plan when it finds that the purposes for which 
the plan was established are accomplished. 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible 
property if the project for which eligible activities were identified in the brownfield plan or 
plan amendment fails to occur with respect to the eligible property for at least 2 years 
following the date of the resolution approving the brownfield plan or plan amendment, 
provided that the governing body first does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have been 
completed or have failed to come to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF 
revenue, create an administrative burden for the City and the DBRA with multiple annual accounting and 
reporting requirements for each Plan. Additionally, a stalled Plan prevents a new proposed development 
from being able to use and/or take full advantage of Brownfield TIF. Terminating or abolishing a Plan allows 
new proposed developments to make full use of Brownfield TIF financing through a new Brownfield Plan 
that is in line with the new proposed development. 

Michigan Opera Theatre is a Plan approved by Council on January 12, 2005. The project, developed by 
Michigan Opera Theatre, proposed the redevelopment of one parcel located at 1426 Broadway in 
downtown Detroit. The project has been completed and the purposes for which the Plan was established 
have been accomplished. Section 14(8)(b) of Act 381 of 1996, as amended, allows City Council to abolish 
the plan as a result. 

It is the opinion of DBRA staff that the Michigan Opera Theatre Plan should be abolished due to the fact 
that the project described in the Plan has been completed and the purposes for which the Plan was 
established have been accomplished. DBRA staff, upon DBRA Board approval, will send a notice via 
certified mail to the developer no less than 30 days before the date City Council is scheduled to abolish the 
Plan. 




A resolution recommending the following actions for the Plan is attached for your review and approval: 


1. Recommendation to abolish the Plan to City Council. 

2. Issue a certified letter notification to the Developer of the intent to abolish the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon abolishment of the Plan by City Council. 

The Plan will be formally abolished upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Amended and Restated Book Cadillac Hotel Brownfield Plan, Cadillac Residences Brownfield Plan, 
Chalmers Square Brownfield Plan, Hartz Building Brownfield Plan, lodent Building Brownfield Plan, 
Kennedy Square Brownfield Plan, Later Bulidinq Brownfield Plan, Lombardo Heritage L.L.C. 
Brownfield Plan, and Michigan Opera Theatre Brownfield Plan: Recommend Abolishment 

Mr. Scott asked what the difference is between terminating and abolishing a brownfield plan. Ms. Kanalos 
stated that a brownfield plan can be abolished when the project has been completed and the purpose for 
which the brownfield plan was approved has been accomplished and a brownfield plan can be terminated 
if the project fails to occur within a given amount of time. 

Mr. Walters called for a tie-bar motion approving the recommendation to abolish the Amended and Restated 
Book Cadillac Hotel Brownfield Plan, Cadillac Residences Brownfield Plan, Chalmers Square Brownfield 
Plan, Hartz Building Brownfield Plan, lodent Building Brownfield Plan, Kennedy Square Brownfield Plan, 
Lafer Buliding Brownfield Plan, Lombardo Heritage L.L.C. Brownfield Plan, and Michigan Opera Theatre 
Brownfield Plan; to issue a Notice to the Developer; and to submit the recommendation to abolish to the 
Detroit City Council. The Board took the following action: 

On a motion by Ms. Wilkins, seconded by Ms. DeSantis DBRA Resolutions Code 19-08-34-06, 19- 
08-107-03, 19-08-176-03, 19-08-30-02, 19-08-08-07, 19-08-91-02, 19-08-89-02, 18-06-13-05, and 
19-08-85-03 were unanimously approved. 

Riverbend III Brownfield Plan: Recommend Termination 

Ms. Capler presented the recommendation to abolish the Riverbend III Brownfield Plan to the DBRA Board. 
Section 14(8)(b) of Act 381 of 1996, as amended, states: 

“A brownfield plan or plan amendment may be abolished or terminated according to this subsection 
subject to all of the following: 

(b) The governing body may terminate a brownfield plan or plan amendment for an eligible property 
if the project for which eligible activities were identified in the brownfield plan or plan amendment 
fails to occur with respect to the eligible property for at least 2 years following the date of the 
resolution approving the brownfield plan or plan amendment, provided that the governing body first 
does both of the following: 

(i) Gives 30 days' prior written notice to the developer at its last known address by 
certified mail or other method that documents proof of delivery attempted. 

(ii) Provides the developer an opportunity to be heard at a public meeting.” 

Over the years, the DBRA has approved Brownfield Plans which describe projects that have failed to come 
to fruition (the “Plan(s)”). These Plans, particularly Plans that involve TIF revenue, create an administrative 
burden for the City and the DBRA with multiple annual accounting and reporting requirements for each 
Plan. Additionally, a stalled Plan prevents a new proposed development from being able to use and/or take 







full advantage of Brownfield TIF. Terminating a Plan allows new proposed developments to make full use 
of Brownfield TIF financing through a new Brownfield Plan that is in line with the new proposed 
development. 

Riverbend III is a Plan approved by Council on November 30, 2001. The project, developed by Riverbend 
Properties III LLC, proposed the redevelopment of 13 acres of commercial property in Detroit. The project 
failed to occur within two (2) years of City Council approval of the Plan. Section 14(8)(b) of Act 381 of 1996, 
as amended, allows City Council to terminate the plan as a result. 

It is the opinion of DBRA staff that the Riverbend III Plan should be terminated due to the fact that the 
project described in the Plan has failed to occur, and more than 2 years has passed since City Council 
approval of the Plan. DBRA staff, upon DBRA Board approval, will send a notice via certified mail to the 
developer no less than 30 days before the date City Council is scheduled to terminate the Plan. 

A resolution recommending the following actions for the Plan is attached for your review and approval: 

1. Recommendation to terminate the Plan to City Council. 

2. Issue a certified letter notification to the Developer of the intent to terminate the Plan in no less than 
30 days as well as the opportunity to be heard at a public meeting. 

3. Authorization to the DBRA to terminate any other agreements or contracts between Developer and 
the DBRA executed in conjunction with the Plan upon termination of the Plan by City Council. 

The Plan will be formally terminated upon adoption of a Resolution for the Plan by City Council and following 
the signing of the Resolution by the Mayor. 

Mr. Walters called for a motion approving the recommendation to terminate the Riverbend III Brownfield 
Plan and submit the recommendation to the Detroit City Council. The Board took the following action: 

On a motion by Mr. George, seconded by Ms. Wilkins DBRA Resolution Code 19-08-16-03 was 
unanimously approved. 

ADMINISTRATIVE 

None. 

OTHER 

Ms. Capler provided an update on the survey distributed to the DBRA Board to consider other days and 
times for the regular DBRA meetings and stated that there have been 5 out of 9 responses received from 
the DBRA Board members so far, and that Wednesdays at 4:00 pm has received the most positive 
responses. Ms. Washington and Mr. George stated that Wednesdays at 4:00 pm is the best time for the 
DBRA meetings for their respective schedules. 

PUBLIC COMMENT 

None. 

ADJOURNMENT 

Citing no further business, Mr. Walters called for a motion to adjourn the meeting. 

On a motion by Mr. George, seconded by Ms. Washington the meeting was unanimously adjourned 
at 4:20 PM. 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-02-260 

APPROVAL OF MINUTES JULY 24, 2019 

RESOLVED, that the minutes of the regular meeting of July 24, 2019 are hereby approved 
and all actions taken by the Directors present at such meeting, as set forth in such minutes, are 
hereby in all respects ratified and approved as actions of the Detroit Brownfield Redevelopment 
Authority. 


August 14, 2019 







500 Griswold, Suite 2200 
Detroit, Ml 48226 


ACCEPTANCE OF TREASURER’S REPORT FOR JUNE 2019 


DBR A 19-08-03-189 


RESOLVED, that the Treasurer’s Report of Receipts and Disbursements for the period 
June 1 through June 30, 2019, as presented at this meeting is hereby in all respects accepted as 
actions of the Detroit Brownfield Redevelopment Authority. 


August 14, 2019 







500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-06-272-02 


PETIT BATEAU BROWNFIELD REDEVELOPMENT PLAN 

WHEREAS, pursuant to 381 PA 1996, as amended (“Act 381”), the City of Detroit Brownfield 
Redevelopment Authority (the “DBRA”) has been established by resolution of the City Council of the City 
of Detroit (the “City Council”) for the purpose of promoting the revitalization of environmentally distressed 
areas in the City of Detroit; and 

WHEREAS, under Act 381 the DBRA is authorized to develop and propose for adoption by City 
Council a brownfield plan for one or more parcels of eligible property; and 

WHEREAS, in accordance with the policies, procedures and bylaws governing the DBRA, the 
DBRA has submitted a proposed Brownfield Plan for the Petit Bateau Redevelopment Project (the “Plan”) 
to the Community Advisory Committee for its consideration and comment and has solicited comments by 
the public by publication of notice stating that the proposed Plan has been submitted to the Community 
Advisory Committee and by conducting a public hearing in the area to which the proposed Plan applies; 
and 


WHEREAS, the Community Advisory Committee has considered the proposed Plan and approved 
a resolution recommending the approval of the proposed Plan by the DBRA and the City Council as 
presented by the DBRA; and 

WHEREAS, in accordance with the provisions of Act 381, the Board of Directors of the DBRA has 
considered the proposed Plan and desires to approve the proposed Plan and to request that City Council 
call a public hearing to consider and adopt a resolution approving the proposed Plan. 

NOW, THEREFORE, BE IT RESOLVED: 

1. The Board of Directors of the DBRA has determined that the adoption of the Brownfield 
Plan for the Petit Bateau Redevelopment Project is in keeping with the purposes of Act 381 and 
recommends submittal of the Plan to City Council for approval. 

2. The Board of Directors of the DBRA approves the Plan substantially in the form attached 
hereto and on file with the Secretary of the DBRA. 

3. Any Authorized Agent of the DBRA is authorized and directed to submit a certified copy of 
this Resolution and the Plan to the City Clerk, together with a request that the City Council call a public 
hearing concerning the Plan and to take all other actions required to approve the Plan in accordance with 
Act 381. 


4. That any one of the officers and any one of the Authorized Agents of the DBRA or any two 
of the Authorized Agents of the DBRA shall hereafter have the authority to negotiate and execute all 
documents, contracts, or other papers, and take such other actions, necessary or appropriate to implement 
the provisions and intent of this Resolution on behalf of the DBRA. 






5. That all of the acts and transactions of any officer or authorized agent of the DBRA, in the 
name and on behalf of the DBRA, relating to matters contemplated by the foregoing resolutions, which acts 
would have been approved by the foregoing resolutions except that such acts were taken prior to execution 
of these resolutions, are hereby in all respects confirmed, approved and ratified. 

6. All resolutions and parts of resolutions insofar as they conflict with the provisions of this 
resolution are rescinded. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-262-26 


LAND ASSEMBLY PROJECT: ACQUISITION OF ADDITIONAL PARCELS 

WHEREAS, the City of Detroit Brownfield Redevelopment Authority (“DBRA”) and the City of 
Detroit (the “City”) are parties to that certain development agreement relating to the following investment 
proposed by FCA in the city of Detroit (the “ Project ”): 

• Construct a new assembly plant at the site of its current Mack Engine Plant located at Mack and 

St. Jean, with an estimated investment of $1.6 billion and creation of approximately 3,850 net new 

full-time jobs; and 

• Invest approximately $900 million at its Jefferson North Assembly Plant, located at Jefferson and 

St. Jean, creating approximately 1,100 net new full-time jobs; and 

WHEREAS, in connection with the Project, FCA requires additional parcels of land to provide 
adequate employee parking at a leased facility in the 1-94 Industrial Park, to be owned by Crown Enterprises 
(“Crown”); and 

WHEREAS, DBRA staff have identified thirteen (13) parcels of land within the 1-94 Industrial Park 
which are identified on Exhibit A hereto and are currently owned by the City and the Detroit Land Bank 
Authority (“ DLBA ”); and 

WHEREAS, DBRA seeks to acquire the parcels and transfer such parcels to Crown whereby 
Crown will provide the City with a credit against any purchase price to be paid by the City to Crown for the 
sale of land in connection with the Project; and 

WHEREAS, the transaction contemplated herein shall be subject to the approval of the Detroit City 
Council; and 

WHEREAS, DBRA staff is seeking this Board’s approval to authorize staff to (i) enter into an 
agreement or amendment with the City and DLBA for the acquisition of parcels identified on Exhibit A; and 
(ii) enter into an agreement or amendment with Crown or FCA for the transfer of such parcels; and 

WHEREAS, pursuant to its statutorily authorized powers, the DBRA has the power to acquire 
property and take the other steps contemplated by this Resolution. 

NOW, THEREFORE, BE IT RESOLVED, that the Board of Directors of the DBRA authorizes the 
acquisition and transfer of the properties identified on Exhibit A in accordance with the terms of this 
Resolution. 

BE IT FURTHER RESOLVED, that any one of the officers and any one of the Authorized Agents 
of the DBRA or any two of the Authorized Agents of the DBRA shall hereafter have the authority to negotiate 
and execute all documents, contracts, amendments, or other papers, and take such other actions, 
necessary or appropriate to implement the provisions and intent of this Resolution on behalf of the DBRA. 









BE IT FINALLY RESOLVED, that all of the acts and transactions of any officer or authorized agent 
of the DBRA, in the name and on behalf of the DBRA, relating to matters contemplated by the foregoing 
resolutions, which acts would have been approved by the foregoing resolutions except that such acts were 
taken prior to execution of these resolutions, are hereby in all respects confirmed, approved and ratified. 

August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-34-06 

AMENDED AND RESTATED BOOK CADILLAC HOTEL BROWNFIELD PLAN: RECOMMENDATION 

TO CITY COUNCIL TO ABOLISH PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on October 19, 2005, the DBRA Board of Directors approved the Cadillac Residences 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on November 18, 2005, City Council approved the Plan; and 

WHEREAS, on November 29, 2005, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Cadillac Development, LLC (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-107-03 

CADILLAC RESIDENCES BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO 

ABOLISH PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on October 19, 2005, the DBRA Board of Directors approved the Cadillac Residences 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on November 18, 2005, City Council approved the Plan; and 

WHEREAS, on November 29, 2005, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Cadillac Residences, Limited (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-176-03 

CHALMERS SQUARE BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO ABOLISH 

PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on June 11, 2009, the DBRA Board of Directors approved the Chalmers Square 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on July 14, 2009, City Council approved the Plan; and 

WHEREAS, on July 16, 2009, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Shelborne Development dba Chalmers Square LDHA, 
LP (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-30-02 

HARTZ BUILDING BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO ABOLISH PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on October 11, 2002, the DBRA Board of Directors approved the Hartz Building 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on October 23, 2002, City Council approved the Plan; and 

WHEREAS, on November 5, 2002, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is 1529 Broadway, L.L.C. (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 

BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 






documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-08-07 

IODENT BUILDING BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO ABOLISH 

PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on May 1,2002, the DBRA Board of Directors approved the lodent Building Brownfield 
Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on July 17, 2002, City Council approved the Plan; and 

WHEREAS, on July 24, 2002, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Harrington Properties, Inc. (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-91-02 

KENNEDY SQUARE BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO ABOLISH 

PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on February 16, 2005, the DBRA Board of Directors approved the Kennedy Square 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on March 23, 2005, City Council approved the Plan; and 

WHEREAS, on April 4, 2005, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Redico Management, Inc. (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-89-02 

LAFER BUILDING BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO ABOLISH PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on February 2, 2005, the DBRA Board of Directors approved the Lafer Building 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on March 23, 2005, City Council approved the Plan; and 

WHEREAS, on April 4, 2005, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Milestone Realty Services, Inc. (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 

BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 






documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-13-05 

LOMBARDO HERITAGE L.L.C. BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO 

ABOLISH PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on October 23, 2001, the DBRA Board of Directors approved the Lombardo Heritage 
L.L.C. Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on November 30, 2001, City Council approved the Plan; and 

WHEREAS, on December 6, 2001, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Lombardo Heritage L.L.C. (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-85-03 

MICHIGAN OPERA THEATRE BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO 

ABOLISH PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on November 3, 2004, the DBRA Board of Directors approved the Michigan Opera 
Theatre Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on January 12, 2005, City Council approved the Plan; and 

WHEREAS, on January 19, 2005, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(a) of Act 381 of 1996, as amended, permits a governing body to abolish 
a brownfield plan when it finds that the purposes for which the plan was established are accomplished; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Michigan Opera Theatre (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan has been completed 
and the purposes for which the Plan was established have been accomplished; and 

WHEREAS, the DBRA Board of Directors desires to recommend abolishment of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 

BE IT FURTHER RESOLVED, subject to the abolishment of the Plan by City Council, that the 
DBRA Board of Directors hereby authorizes the termination of any other agreements or contracts between 
the Developer and the DBRA that were executed in conjunction with the Plan; and 







BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 




500 Griswold, Suite 2200 
Detroit, Ml 48226 


CODE DBRA 19-08-16-03 

RIVERBEND III BROWNFIELD PLAN: RECOMMENDATION TO CITY COUNCIL TO TERMINATE PLAN 


WHEREAS, the City of Detroit Brownfield Redevelopment Authority (the “DBRA”) was created 
pursuant to Michigan Public Act 381 of 1996, as amended (“Act 381 ”); and 

WHEREAS, the City Council of the City of Detroit (“City Council”) is the governing body (as that 
term is defined by Act 381) of the DBRA; and 

WHEREAS, on October 23, 2001, the DBRA Board of Directors approved the Riverbend III 
Brownfield Plan (the “Plan”) and recommended the approval of the Plan to City Council; and 

WHEREAS, on November 30, 2001, City Council approved the Plan; and 

WHEREAS, on December 6, 2001, the Mayor of the City of Detroit approved the Plan; and 

WHEREAS, Section 14(8)(b) of Act 381 of 1996, as amended, permits a governing body to 
terminate a brownfield plan or plan amendment for an eligible property if the project for which eligible 
activities identified in the brownfield plan or plan amendment fails to occur with respect to the eligible 
property for at least 2 years following the date of the resolution approving the brownfield plan or plan 
amendment, provided that the governing body first does both of the following: (i) Gives 30 days' prior written 
notice to the developer at its last known address by certified mail or other method that documents proof of 
delivery attempted, and (ii) Provides the developer an opportunity to be heard at a public meeting; and 

WHEREAS, on October 10, 2017, City Council delegated developer termination notices to the 
DBRA; and 

WHEREAS, the “developer” for the Plan is Riverbend Properties III LLC (the “Developer”); and 

WHEREAS, the DBRA has determined that the project identified in the Plan failed to occur within 
2 years of City Council’s approval of the Plan; and 

WHEREAS, the DBRA Board of Directors desires to recommend termination of the Plan to City 

Council. 


NOW THEREFORE, BE IT RESOLVED, subject to the notice authority delegated to the DBRA by 
the City Council, the DBRA Board of Directors hereby authorizes a written termination notice to the 
Developer; and 

BE IT FURTHER RESOLVED, subject to the completion of the notice requirement described in 
Section 14(8)(b)(i) of Act 381 and the provision to the Developer of an opportunity to be heard at a public 
meeting pursuant to Section 14(8)(b)(ii) of Act 381, the DBRA Board of Directors hereby recommends 
termination of the Plan to City Council; and 






BE IT FURTHER RESOLVED, subject to the termination of the Plan by City Council, that the DBRA 
Board of Directors hereby authorizes the termination of any other agreements or contracts between the 
Developer and the DBRA that were executed in conjunction with the Plan; and 

BE IT FINALLY RESOLVED that any two Officers, or any one of the Officers and any one of the 
Authorized Agents of the DBRA, shall hereafter have the authority to negotiate and execute any and all 
documents, contracts, or other papers necessary to implement the provisions and intent of this resolution 
on behalf of the DBRA. 


August 14, 2019 



